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Message Text 

LIMITED OFFICIAL USE 

PAGE 01 BERLIN 04623 150330Z 
ACTION SY-05 

INFO OCT-01 EUR- 1 2 ISO-OO /018W 

035315 152350Z/70 

R 141226Z IUL78 
FM AMEMBASSY BERLIN 
TO SECSTATE WASHDC 7768 
AMCONSUL FRANKFURT 


LIMITED OFFICIAL USE BERLIN 04623 

DEPT. FOR SY/OPS/FO, EUR/EX, A/FBO, SY/OPS/T; FRANKFURT 
FOR RSS AND OIC/RTC. 

E.O. 11652: N/A 
TAGS: ASEC, ABLD 

SUBJECT: TRANSPARENT ARMORING MATERIAL FOR PROPOSED 
LOBBY MODIFICATIONS. 

REF: A) BERLIN A-12, B) STATE 105019 

1 . AS REQUESTED IN REF. B, POST HAS QUERIED MANUFACTURER 
OF LAMINATED POLYCARBONATE FOR COST OF TYPE 8483636 
MATERIAL IN ORDER TO SUBSTITUTE THIS MATERIAL IN 

PLACE OF LEXAN TRANSPARENT ARMORING DESCRIBED IN POST'S 
PLAN FOR MODIFICATION OF PUBLIC ACCESS CONTROLS OF REF. A. 

2. THE FOLLOWING PRICE CHANGES TO REF. A ARE BASED UPON 
INFORMATION RECEIVED FROM MANUFACTURER. 

A. ON PAGE 5, "SIX SHEETS OF LEXAN APPROX. 72"X1 18"X 
1/2" - $4,850.00" SHOULD BE REPLACED BY: "TEN SHEETS OF 
POLYCARBONATE TYPE 8483636, 38"X78"X9/16" AT $648.20 
EACH; AND 6 SHEETS OF POLYCARBONATE 48"X96"X9/16" AT 
$1,008.00 EACH. TOTAL MATERIAL COST FOR POLYCARBONATE: 
$12,528.00. ESTIMATED SHIPPING COSTS OF POLYCARBONATE 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 BERLIN 04623 150330Z 

FROM HYATTSVILLE, MD. TO BERLIN: $6,264.00. TOTAL 
MATERIAL AND SHIPPING COST: $18,792.00". 

B. TOTAL COST OF ALL PROPOSED LOBBY MODIFICATIONS AND 
REQUIRED MATERIAL SHOULD BE REVISED TO $41,592.00. 

3. FOR SY/OPS/FO: POST WOULD APPRECIATE ANY INFORMA- 
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TION RE STATUS OF FUNDING REQUEST FOR PUBLIC ACCESS 
CONTROL MODIFICATIONS DESCRIBED IN REF. A. BOLEN 

LIMITED OFFICIAL USE 
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